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This is UNEVALUATED Information 
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^ ^the x4ichendorf~Wildpark 

railroad line scheduled for construction in 1953 will complete the 
Outer Freight Ring around Berlin, The line vill be designed for an 
axle pressiare of 70 tons and a maciieum speed of SO km o Constznaction 
reqiiJ.red for the new line includf;? a connecting curve for a jiinction 
with the Oerlin-Belzig railroad line; a link to niake it possible for 
trains approaching from the dir ection of ftlldoark to proceed toward 
3eddiii-Belzig; a connecting curve to the Berl in-Mag deburg linej two 
connecting curves to make it postdble for trains approaching from the 
direction of Mlchendorf to orodeci toward the vest and east. Each of 
these singl e-track connecting cu!.*/es must have a length of 1>00 0 meters, 
which would ^ ^fcY* the 

clear signal^^ ^ n v^jcaxjiion sKetcn indicates three 

possible courses for the new line. No decision had been taken hy the 
Director General, Railroads. Berlin, and the SCC, as to which of the 
courses will be selected,^ 


25X1 


25X1 


ILLEGIB 


b. 


.-auen line. join the comple ted Wldpork-Wusterraark- 

long and tarovided with two tradSis. The distance between the tracks will ILLEGIB 
be 4n5 meters. Passing sidings arc scheduled to be built at Hohen Neuendorf, 
Schoenwalde, and Falkenhagen. Connecting curves which will be built on 
the new line includes one at its intersection with the Berlin-Oranienburg 
linf3,for trair^s proc eding to Birkenwerdcr en route from Vustermark; four 
conaecting curves at the Intex-section with the Berlin-Kremmen line making 
it possible for trains aporoaoliing on the northern section of the Berlin 
Outer Freight Ring to proceed toward the north or south; three links at 
the intersection with the Berlln-Hamburg line, loe<, two north curves for 
trains approaching on the northern section of . the Berlin Outer Freight King 
and proceeding toward Nauen, and one southeast curve fnr ■? f^und 
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for Btrlin; two conrectln^ curves at the intersection vdth the 
Berlin-Stendal line for trains bound for Wustermark-Ort, and two 
arrivf^l lines in addition to two departure lines at the Wustermark 
inarshaling yard* The conioletion date for these prej* cts has been 
tentatively fixed on I4ay 1953. ^ 


rorci station will be btdllt in three stages, 3 


J the VJuhlheide rail- 
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E-Or^nenta The Mjchendorf-Vlil doark line is a D::.rt of the V'estrinr 

Berlin. ' ' 
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i SgF^-'^ntff The Birkenv/erder-Vustfrnark railroad lirn? is officially 
df siimatei "iMordwc string Berlin”, Vork on the staking off of the line 
was started in early October 1952. For budgetary nd technical reasons, 
the line is to be double -tracked only between dirkenwerder and Hc.nnigs- 

However, the rot^dhed of the line between Henaigsdorf t-nd ^iiatemcjvrk 
hr . a hren hiHlt . ' . f-tH c , enough to aocorrniodnte a second track latfXo ' 
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Cffiricntf^ Information on the construction of this large marshalih.-, yar 

east of Berlin was trrnsinltted previously 
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